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MEMORANDUM FOR: Comptroller, DD/S&T 


SUBJECT 2 Readout System, NRO Cosi. Estimates 
FY 70 thru FY 75 


REFERENCE : D/NRO Memorandum, Same Subject as 
Above, BY™+13231-69, 23 September 1969 


Per referenc: request, atiached hereto are the Readout 


System cost estimates for submission to the NRO, 


JOHN J, CRCWLEY p52 
Director of Special Projects 


Attachment: a/s 
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2, Development /procurement of 
formatting, image processing, 
storage/retrievai, and display 
equipment. (IOC is assumed. 
‘Depending upon final concept. the 
estimate could range up tol. 


3, Procurement of equipment for 
targeting, command generation, . 
ephemeris generation, and engineering ~ 


analysis 
TOTAL, OPS/PROCESSING FACILITY 


C. Ground Facilities Data Link - ass-me 
coaxial cable, 1°0 miles, 


TOTAL, DEVETOPMENT 


Ill, OPERATIONS. 


Assume launch of two (2) relay satellit 
and one (1) imaging satellite in FY a] 


A. Launch Support ‘relay/imaging contractors) 


1, Two Relay Satellites 


TOTAL, LAUNCH SUPPORT 
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B. round Paciitic Sain Annual Cost X 


1. Receiving Fac lity - 24 personuel, 
oie enon engineering and support. Ae Seine aes Ore enon Rapiae be ene e ap: 


2. Operatious/Processing Facility - 
72 personnel, engineering and support 


TOTAL, ANNUAJ. OPERATING COST BYE-7933-69 
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